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PREFACE 


This  report  is  prepared  under  guidance  contained  in  the  Recommended  Guidelines 
for  Safety  Inspection  of  Dams,  for  Phase  I  Investigations.  Copies  of  these 
guidelines  may  be  obtained  from  the  Office  of  'Chief  of  Engineers,  Washington, 
D.C.  20314.  The  purpose  of  a  Phase  I  investigation  is  to  identify  expeditiously 
those  dams  which  may  pose  hazards  to  human  life  or  property.  The  assessment  of 
the  general  condition  of  the  dam  is  based  upon  available  data  and  visual 
inspections.  Detailed  investigations,  and  analyses  involving  topographic  mapping, 
subsurface  investigations,  testing,  and  detailed  computational  evaluations  are 
beyond  the  scope  of  a  Phase  1  investigation;  however,  the  investigation  is  intended 
to  identify  any  need  for  such  studies. 

In  reviewing  this  report,  it  should  be  realized  that  the  reported  condition  of  the 
dam  is  based  on  observations  of  field  conditions  at  the  time  of  inspection  along 
with  data  available  to  the  inspection  team.  In  cases  where  the  reservoir  was 
lowered  or  drained  prior  to  inspection,  such  action,  while  improving  the  stability 
and  safety  of  the  dam,  removes  the  normal  load  on  the  structure  and  may  obscure 
certain  conditions  which  might  otherwise  be  detectable  if  inspected  under  the 
normal  operating  environment  of  the  structure. 

It  is  important  to  note  that  the  condition  of  a  dam  depends  on  numerous  and 
constantly  changing  internal  and  external  conditions,  and  is  evolutionary  in 
nature.  It  would  be  incorrect  to  assume  that  the  present  condition  of  the  dam  will 
continue  to  represent  the  condition  of  the  dam  at  some  point  in  the  future.  Only 
through  frequent  inspections  can  unsafe  conditions  be  detected,  and  only  through 
continued  care  and  maintenance  can  these  conditions  be  prevented  or  corrected. 

Phase  I  inspections  are  not  intended  to  provide  detailed  hydrologic  and  hydraulic 
analyses.  In  accordance  with  the  established  Guidelines,  the  spillway  design  flood 
is  based  on  the  estimated  "Probable  Maximum  Flood"  for  the  region  (greatest 
reasonably  possible  storm  runoff),  or  fractions  thereof.  The  spillway  design  flood 
provides  a  measure  of  relative  spillway  capacity  and  serves  as  an  aid  in 
determining  the  need  for  more  detailed  hydrologic  and  hydraulic  studies,  con¬ 
sidering  the  size  of  the  dam,  its  general  condition  and  the  downstream  damage 
potential. 
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PHASE  I  REPORT 


NATIONAL  DAM  SAFETY  PROGRAM 


Name  of  Dam: 

State  Located: 
County  Located: 
Stream: 
Coordinates: 

Dates  of  Inspection: 


Hemlock  Lake  Dam 

Pennsylvania 

Monroe 

Tributary  of  Pohopoco  Creek 
Latitide  40°55.3',  Longitude  75°27.7' 
December  19,  1980  and 
March  12,  1981 


ASSESSMENT 


Hemlock  Lake  Dam  is  an  earth  embankment  about  450  feet  long  and  27  feet 
high.  An  ungated  overflow  spillway  is  located  at  the  right  abutment.  A  paved 
roadway  has  been  constructed  on  the  dam  crest  and  a  bridge  has  been  constructed 
over  the  spillway.  The  dam  was  constructed  in  the  early  1950's  to  provide  a  lake  for 
recreational  purposes. 


'  Hemlock  Lake  Dam  has  a  maximum  storage  capacity  of  117  acre-feet  and  a 
maximum  height  of  27  feet.  The  dam  is  classified  as  "Small"  size.  Due  to  the 
potential  for  excessive  property  damage  and  the  loss  of  more  than  a  few  lives  in  the 
damage  center  which  consists  of  5  houses  with  door  sills  as  low  as  5  feet  above  the 
stream  bed  located  within  1,500  feet  downstream  of  the  dam,  the  structure  is 
classified  as  a  "High"  hazard. 


y  Examination  of  the  results  of  the  hydrologic  and  hydraulic  analyses  indicates 
that  the  spillway  is  capable  of  passing  approximately  26* percent  of  the  Probable 
Maximum  Flood  (PMF)  without  the  dam  being  overtopped.  The  selected  Spillway 
Design  Flood  (SDF)  for  this  "Small"  size,  "High"  hazard  potential  structure  is  the 
PMF.  The  water  surface  elevation  at  the  damage  center  is  2.4  feet  higher  for  the 
breach  condition  than  for  the  non-breach  condition.  The  spillway  is  classified  as 
"Seriously  Inadequate,  Unsafe,  Non-Emergency"  since  breaching  of  the  dam 
significantly  increases  the  downstream  hazard  potential. 

j 

v  ■>  Based  on  visual  observations  and  a  review  of  the  information  obtained  from  the 
Pennsylvania  Department  of  Environmental  Resources  (DER),  Hemlock  Lake  Dam 
appears  to  be  in  poor  condition.  _ _ 

Recommendations  and  Remedial  Measures 


The  following  recommendations  and  remedial  measures  should  be  initiated 
immediately. 

The  Owner  should  retain  the  services  of  a  licensed  professional  engineer 
experienced  in  the  design  and  construction  of  dams  to  assist  in  complying  with  the 
following  recommendations  and  remedial  measures. 
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HtlMLUCK  LAKL  DAM 
NDI  It )  PA  00371 


a.  Facilities 

1.  Detailed  hydrologic  and  hydraulic  analyses  should  be  performed  to 
evaluate  the  discharge  capacity  of  the  spillway  and  remedial  measures  should  be 
taken  to  increase  the  spillway  capacity. 

2.  All  depressions  in  the  downstream  embankment  face  should  be  filled 
with  suitable  compacted  material. 

3.  An  investigation  should  be  made  to  assess  the  source  and  extent  of  the 
seepage  observed  at  the  downstream  toe  of  the  dam. 

4.  A  stability  analysis  of  the  embankment  should  be  made. 

3.  The  embankment  should  be  cleared  of  all  trees,  stumps  and  brush  and 
the  resulting  voids  should  be  backfilled  with  suitable  compacted  material.  A  grass 
cover  should  be  established  and  maintained  on  the  slopes  of  the  dam. 

6.  Assess  the  need  for  embankment  protection  on  the  upstream  face  of 

the  dam. 

7.  The  operability  of  the  reservoir  drain  valve  should  be  determined,  and 
if  not  operable,  should  be  made  operational. 

8.  Provisions  should  be  made  for  the  emergency  closure  of  the  upstream 
end  of  the  outlet  pipe. 

9.  The  adequacy  of  the  energy  dissipator  at  the  downstream  end  of  the 
spillway  chute  during  high  discharge  conditions  should  be  evaluated. 

10.  Repair  minor  spalling  of  concrete  on  the  approach  channel  walls  of  the 

spillway. 


b.  Operation  and  Maintenance  Procedures 


1.  A  regular  inspection  and  maintenance  program  should  be  developed 
and  implemented. 


2.  A  system  for  warning  downstream  residents  in  the  evert  of  an 
impending  dam  failure  should  be  developed. 


Date:  J>Pdrr,J  rj 


.-Senior  Vice  President 
Pennsylvania. Registration  No.  PF-02246-fc. 


Approved  b 


x  Date: 

^JAMES  W.  PECK 

CiHlonel,  Corps  ot  Engineer' 


District  Engineer 
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OVERVIEW  FROM  THE  DOWNSTREAM  RIGHT  ABUTMENT. 
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PHASE  I  REPORT 

NATIONAL  DAM  INSPECTION  PROGRAM 
HEMLOCK  LAKE  DAM 
NDI  ID  PA  00571 
PA  DER  45-258 

SECTION  1 

PROJECT  INFORMATION 


1.1  General 


a.  Authority.  The  Dam  Inspection  Act,  Public  Law  92-367,  authorized  the 
Secretary  of  the  Army,  through  the  Corps  of  Engineers,  to  initiate  a  program  of 
inspection  of  dams  throughout  the  United  States. 

b.  Purpose.  The  purpose  of  this  inspection  is  to  determine  if  Hemlock  Lake 
Dam  constitutes  a  hazard  to  human  life  or  property. 

1.2  Description  of  Project  (Based  on  information  obtained  from  the  Pennsylvania 
Department  of  Environmental  Resources  (DER),  Division  of  Dam  Safety,  Harrisburg, 
Pennsylvania,  and  from  the  field  inspection.) 

a.  Dam  and  Appurtenances.  Hemlock  Lake  Dam  is  an  earth  embankment 
approximately  450  feet  long  with  a  maximum  height  of  27  feet.  An  ungated 
concrete  overflow  spillway,  15  feet  wide,  is  located  at  the  right  abutment  of  the 
embankment.  The  crest  of  the  embankment  is  paved  with  asphalt  and  a  concrete 
decked  bridge  has  been  constructed  over  the  spillway. 

The  dam,  which  is  located  at  the  southern  end  of  the  impoundment,  has  a  crest 
width  of  about  17  feet.  The  approximate  upstream  and  downstream  slopes  of  the 
embankment  are  3H:1V  and  1.5H:1V,  respectively. 

The  spillway  has  a  rectangular  cross  section  with  a  clear  vertical  opening  of  3.2 
feet  to  the  bottom  of  the  bridge  deck.  The  spillway  chute  is  lined  with  concrete  to 
the  downstream  toe  of  the  embankment. 

The  surface  area  of  the  impoundment  is  9.2  acres  at  normal  pool.  The  reservoir 
is  used  for  recreational  purposes. 

b.  Location.  Hemlock  Lake  Dam  is  located  on  a  tributary  to  Pohopoco  Creek 
in  Monroe  County,  Polk  Township,  Pennsylvania.  The  dam  and  impoundment  are 
shown  on  USGS  Quadrangle  sheet  titled  "Brodheadsville,  PA"  at  coordinates  N 
40°55.3',  W  75°27.7'  approximately  4  miles  west  of  Brodheadsville,  Pennsylvania.  A 
regional  location  plan  of  Hemlock  Lake  Dam  is  included  as  Figure  1,  Appendix  E  of 
this  report. 

c.  Size  Classification.  The  maximum  height  of  Hemlock  Lake  Dam  is  27  feet 
and  the  maximum  reservoir  storage  is  117  acre  feet.  The  dam  is  therefore  classified 
as  a  "Small"  size  dam  (height  less  than  40  feet  and  storage  less  than  1,000  acre 
feet). 
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d.  Hazard  Classification.  Five  houses  which  would  be  affected  by  the  failure 
of  the  dam  are  located  within  1,500  feet  downstream  of  the  dam.  Door  sills  of  the 
dwellings  are  as  low  as  five  feet  above  the  streambed.  Therefore,  the  dam  is 
classified  as  a  "High"  hazard  structure  due  to  the  potential  for  the  loss  of  more  than 
a  few  lives  and  excessive  property  damage. 

e.  Ownership.  The  dam  is  owned  by  the  Hemlock  Lake  Property  Owner's 
Association.  All  correspondence  should  be  directed  to:  Hemlock  Lake  Property 
Owners’  Association,  RD  2,  Kunkletown,  PA  18058,  Attention:  Mr.  Emil  Zullo, 
President. 

f.  Purpose  of  Dam.  The  dam  was  constructed  to  provide  a  reservoir  for 
recreational  purposes.  The  reservoir  is  currently  being  used  for  this  purpose. 

g.  Design  and  Construction  History.  The  dam  was  designed  by  Mr.  Michael  A. 
Policelli,  P.E.  No  permit  application,  design  drawing  or  calculations  have  been 
made  available.  Based  on  a  review  of  available  information,  it  appears  that  the  dam 
was  constructed  in  the  early  1950's.  The  original  owner  was  Mr.  John  Roberts  and 
the  contractor  was  Mr.  Herbert  Gower.  According  to  the  Owner's  representative, 
the  original  dam  was  apparently  constructed  without  a  spillway.  During  tropical 
storm  Diane  (1955),  the  embankment  was  overtopped  and  partially  eroded.  A 
temporary  spillway  was  constructed  between  1955  and  1960.  In  1960,  the  present 
spillway  was  constructed. 

In  1962,  additional  repairs  made  to  the  dam  included  the  placement  of  a  clay 
blanket  on  the  upstream  face  of  the  dam  and  the  placement  of  a  concrete  cut-off 
wall  at  the  upstream  end  of  the  spillway  inlet  channel  in  the  vicinity  of  the  right 
abutment.  These  repairs  were  made  to  reduce  seepage  through  the  dam. 

h.  Normal  Operating  Procedures.  No  written  operational  procedures  exist  for 
this  site.  No  restraints  to  flow  are  located  in  the  spillway.  No  known  minimum 
daily  release  rates  are  required.  The  reservoir  drain  valve  is  not  operated  on  a 
regular  basis. 

1.3  Pertinent  Data 


a. 

Drainaqe  Area  (Square  Miles) 

0.48 

b. 

Discharqe  at  Dam  Site  (CFS) 

Maximum  Spiliway  Capacity  (EL  769.7) 

235, 

c. 

Elevations  (Feet  above  MSL) 

Top  of  Dam  (Low  point,  design  top  of  dam  unknown) 

769.7 

Spiliway  Crest 

766.0 

Normal  Pool 

766.0 

Streambed  at  Dam  (downstream  toe) 

743.0 

Pipe  Invert  (Reservoir  Drain) 

743.0 

d.  Reservoir  Length  (Feet) 


Normal  Pool,  Elev  766  800 

Maximum  Pool,  Elev.  769.7  900 

e.  Reservoir  Storage  (Acre-Feet) 

Normal  Pool,  Elev.  766  80 

Maximum  Pool,  Elev.  769.7  117 

f.  Reservoir  Surface  (Acres) 

Normal  Pool,  Elev.  766  9.2 

Maximum  Pool,  Elev.  769.7  11.6 


g.  Dam  Data 

Type 
Length 
Height 
Top  Width 

Side  Slopes  (Upstream) 

(Downstream) 

Zoning 

Impervious  Core 
Foundation  Treatment 

h.  Diversion  System 
None 

i.  Spillway 

Type 
Length 
Height 
Control 

Energy  Dissipator 
Downstream  Channel 
g.  Outlet  Works 

Reservoir  Drain  Eight-inch  diameter  cast  iron  pipe, 

control  valve  located  at  outlet 


Broad  Crested  Weir 
15  feet 
3.2  feet 
None 

Concrete  projection  at  downstream  end 
of  chute  discharge  channel 

Concrete  lined  chute  to  natural  stream > 


Earth  Embankment 
450  feet 
27  feet 
17  feet 
3H:1V 
1.5H:1V 

No  information  available 
Upstream  Clay  blanket 
No  information  available 
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SECTION  2 


ENGINEERING  DATA 


2.1  Design 

a.  Data  Available.  No  engineering  data  was  made  available  for  Hemlock  Lake 
Dam.  Information  made  available  by  Pennsylvania  DER  consisted  of  inventory 
sheets  prepared  by  the  Corps  of  Engineers  and  a  brief  description  compiled  by 
Pennsylvania  DER. 

b.  Design  Features.  The  design  features  are  described  in  Section  1.2. a  and 
are  shown  on  the  drawings  in  Appendix  E. 

2.2  Construction 


According  to  the  Owner's  representative,  the  dam  was  originally  built  during 
the  early  1950's.  No  information  concerning  the  original  construction  of  the  dam  is 
available.  Modifications  to  the  dam  were  made  in  1960  (spillway)  and  in  1962  (clay 
blanket  on  the  upstream  face  of  the  dam  and  the  placement  of  a  cut-off  wall  at  the 
upstream  end  of  the  spillway  inlet  channel  in  the  vicinity  of  the  right  abutment). 

2.3  Operational  Data 

No  operational  data  is  available  for  the  dam. 

2.4  Evaluation 


a.  Availability.  All  data  utilized  in  this  report  was  provided  by  the 
Pennsylvania  DER  and  supplemented  by  conversations  with  the  Owner's  repre¬ 
sentative. 

b.  Adequacy.  The  information  made  available  by  the  Pennsylvania  DER, 
conversations  with  the  Owner's  representative  and  observations  made  during  the 
field  investigation  provided  adequate  data  for  a  Phase  I  evaluation. 

c.  Validity.  There  appears  to  be  no  reason  to  question  the  validity  of  the 
limited  data  available. 
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SECTION  3 


VISUAL  INSPECTION 


3.1  Findings 

a.  General.  At  the  time  of  the  initial  inspection  on  December  19,  1980,  the 
water  surface  was  approximately  three  feet  below  the  spillway  crest.  At  the 
subsequent  inspection  on  March  12,  1981,  the  water  surface  was  at  the  spillway 
crest.  No  underwater  areas  were  inspected.  The  observations  and  comments  of  the 
field  inspection  team  are  presented  in  Appendix  A  of  this  report. 

The  appearance  of  the  facility  indicates  that  the  dam  and  appurtenances 
receive  limited  maintenance. 

b.  Dam.  (Left  and  right  hand  designations  are  referenced  looking  down¬ 
stream.) 

The  horizontal  alignment  of  the  upstream  face  of  the  dam,  which  is  covered 
with  brush  and  weeds,  appears  to  be  good.  No  areas  of  slope  failure  were  noted.  No 
embankment  protection  is  provided  for  the  upstream  face.  A  non-uniformity  in  the 
profile  of  the  upstream  face  is  evident  for  the  full  length  of  the  embankment.  A 
number  of  trees,  with  trunks  about  6  inches  in  diameter  and  20  to  25  feet  high,  are 
located  on  the  upstream  face  near  the  left  abutment. 

The  crest  of  the  dam,  which  is  asphalt  paved,  is  used  as  a  roadway.  A  survey 
along  the  centerline  of  the  crest  of  the  dam  was  made  by  the  inspection  team  and  is 
reproduced  in  Appendix  A,  Sheet  11B.  The  maximum  variation  in  elevation  over  the 
length  of  the  embankment  is  about  2  feet. 

The  downstream  face  of  the  embankment  is  on  a  slope  of  approximately 
1.5H:1V.  Most  of  the  downstream  face  of  the  dam  is  overgrown  with  brush  and 
trees.  Some  attempts  have  been  made  to  control  vegetation  on  the  downstream 
face  since  many  tree  stumps  are  evident.  The  downstream  face  of  the  dam  has 
many  bulges  and  depressions  for  the  full  length  of  the  embankment. 

Seepage  (100  gpm)  was  observed  at  the  toe  of  the  dam  from  near  the  left 
abutment  and  to  about  50  feet  right  of  the  reservoir  drain  outlet,  a  total  distance  of 
about  250  feet.  Seepage  did  not  appear  to  contain  soil  particles,  but  iron-oxide 
coloring  was  observed  at  some  locations. 

c.  Appurtenant  Structures.  The  rectangularly  shaped  concrete  spillway  is 
located  at  the  right  abutment.  Most  of  the  concrete  appears  to  be  in  good 
condition,  with  some  minor  spalling  noted  on  the  right  training  wall  of  the  approach 
section.  No  settlement  was  observed  in  the  spillway. 

The  spillway  outlet  chute  is  concrete  lined  and  extends  to  the  toe  of  the 
embankment  near  the  junction  of  the  embankment  and  the  right  abutment.  The 
concrete  in  the  chute  appears  to  be  in  good  condition.  During  the  inspection  made 
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on  March  12,  1981,  seepage  (1  gpm)  was  observed  discharging  from  a  joint  on  the 
right  side  of  the  spillway  discharge  chute  about  30  feet  downstream  of  the  control 
section  of  the  spillway.  No  settlement  of  the  individual  concrete  sections  of  the 
chute  were  noted. 

No  accumulation  of  debris  was  noted  in  the  spillway  or  in  the  outlet  chute.  A 
small  concrete  projection  is  located  in  the  invert  at  the  downstream  end  of  the 
chute  which  functions  as  an  energy  dissipator.  The  concrete  decked  steel  bridge  over 
the  spillway  appears  to  be  in  good  condition. 

The  intake  for  the  reservoir  drain  is  submerged.  The  outlet  valve  is  located  at 
the  downstream  end  of  the  pipe  enclosed  by  a  steel  box.  The  valve  box  could  not  be 
opened  for  the  inspection;  therefore,  the  operability  of  the  valve  could  not  be 
determined. 

d.  Reservoir.  The  slopes  adjacent  to  the  impoundment  are  moderate  and 
covered  with  vegetation.  No  evidence  of  slope  instability  was  observed. 

e.  Downstream  Channel.  The  reservoir  drain  and  spillway  outlet  chute 
discharge  into  the  natural  channel  downstream  of  the  dam.  The  channel  is  about  10 
feet  wide  with  approximately  2H:1V  side  slopes  which  are  about  3  feet  high  and  the 
average  channel  slope  is  about  1.3  percent.  Five  houses,  with  door  sills  as  low  as 
five  feet  above  the  stream  bed,  are  located  within  the  first  1,500  feet  downstream 
of  the  dam. 

3.2  Evaluation 


Based  on  visual  observations,  the  dam  and  appurtenances  appear  to  be  in  poor 
condition.  Recommendations  and  remedial  measures  are  presented  in  Section  7.2  of 
this  report. 


( 
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SECTION  4 


OPERATIONAL  PROCEDURES 


4.1  Procedures 


According  to  the  Owner's  representative,  no  written  operational  procedures 
exist  for  the  dam.  The  impoundment  is  normally  maintained  at  the  normal  pool  for 
recreational  purposes. 

4.2  Maintenance  of  the  Dam 


According  to  the  Owner's  representative,  no  written  maintenance  procedures 
for  the  dam  exist.  The  Board  of  Directors  of  the  Hemlock  Lake  Owners'  Association 
make  an  annual  inspection  of  the  dam. 

Based  on  the  visual  inspection,  it  appears  that  an  effort  has  been  made  to 
remove  trees  from  the  downstream  face  of  the  dam.  The  spillway  and  spillway 
outlet  chute  were  clear  at  the  time  of  inspection. 

4.3  Maintenance  of  Operating  Facilities 

According  to  the  Owner's  representative,  no  written  maintenance  procedures 
for  the  operating  facilities  exist.  The  control  valve  for  the  reservoir  drain  was  last 
operated  three  years  ago.  The  Owner's  representative  believes  that  the  control 
valve  is  operational. 

Screens  are  located  at  the  drain  intake,  according  to  the  Owner's  represen¬ 
tative;  however,  the  reservoir  must  be  drained  to  clean  the  screens. 

4.4  Description  of  Any  Warning  System  in  Effect 

According  to  the  Owner's  representative,  no  formal  warning  system  or  pro¬ 
cedures  are  established  for  monitoring  the  structure  during  periods  of  heavy  rainfall 
or  in  the  event  of  impending  dam  failure;  however,  a  local  resident  inspects  the  dam 
periodically  during  intense  rainfall  and  would  personally  notify  the  residents  living 
downstream  of  the  dam  in  the  event  of  an  impending  failure. 

4.5  Evaluation 


Periodic  inspection  of  the  dam  and  appurtenances  should  be  made  by  a  qualified 
engineer.  All  controls  should  be  operated  for  this  inspection. 

A  formal  maintenance  program  for  the  dam  and  appurtenances  should  be 
developed  and  implemented.  Records  of  maintenance  performed  should  be  recorded 
by  the  Owner.  A  formal  warning  system  relative  to  the  houses  downstream  of  the 
dam  must  be  developed. 
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The  valve  located  on  the  downstream  end  of  the  reservoir  drain  pipe  is 
considered  inadequate  since  discharge  through  the  pipe  could  not  be  stopped  in  the 
event  of  a  leak  in  the  pipe.  Provisions  should  be  made  for  control  of  the  reservoir 
drain  pipe  discharge  upstream  of  the  embankment. 


SECTION  5 


HYDROLOGY  AND  HYDRAULICS 
5.1  Evaluation  of  Features 


a.  Design  Data  The  computed  drainage  area  for  Hemlock  Lake  Dam  is  about 
0.48  square  miles.  The  basin  has  a  maximum  length  of  about  one  mile  and  a 
maximum  width  of  about  0.6  miles.  The  ground  surface  elevations  vary  from  about 
1,080  in  the  upper  reaches  of  the  drainage  area  to  766  at  normal  pool.  The  drainage 
area  is  essentially  undeveloped  forest  and  pasture  land  with  residential  development 
limited  almost  entirely  to  the  immediate  area  of  Hemlock  Lake. 

b.  Experience  Data.  Rainfall  and  spillway  discharge  records  are  not  main¬ 
tained  by  the  Owner.  According  to  the  Owner's  representative,  the  embankment 
was  overtopped  during  tropical  storm  Diane  (1955).  The  dam  did  not  have  a  spillway 
at  that  time. 

c.  Visual  Observation.  The  spillway  would  appear  to  function  adequately  ip 
to  its  capacity  for  discharge  through  the  bridge  opening.  It  is  doubtful  that  the 
energy  dissipator  located  at  the  downstream  end  of  the  spillway  outlet  chute  would 
prevent  erosion  downstream  of  the  chute.  This  could  lead  to  erosion  in  the  vicinity 
of  the  outlet  of  the  spillway  chute  during  periods  of  high  discharge. 

d.  Overtopping  Potential.  The  overtopping  potential  of  the  dam  was  esti¬ 
mated  using  the  HEC-1,  Dam  Safety  Version,  computer  program.  A  brief  descrip¬ 
tion  of  the  program  is  included  in  Appendix  D. 

Hemlock  Lake  Dam  is  classified  as  a  "Small"  size,  "High"  hazard  dam. 
Accordingly,  the  Spillway  Design  Flood  (SDF)  ranges  from  fifty  percent  of  the 
Probable  Maximum  Flood  (PMF)  to  the  full  PMF.  Because  of  proximity  of  the  five 
houses  located  within  the  first  1,500  feet  downstream  of  the  dam  and  the  potential 
for  the  loss  of  more  than  a  few  lives,  the  PMF  was  selected  as  the  appropriate  SDF. 
The  PMF  was  routed  through  the  reservoir  with  the  starting  water  surface  elevation 
at  the  spillway  crest,  Elev.  766.0.  The  peak  inflow  and  outflow  during  the  PMF  are 
both  about  1,180  cfs.  The  embankment  would  be  overtopped  by  1.3  feet  for  about 
8.5  hours  during  this  event.  The  spillway  is  capable  of  discharging  about  26  percent 
of  the  PMF  before  overtopping  of  the  embankment  occurs. 

e.  Spillway  Adequacy.  In  order  to  assess  the  potential  for  increased  damage 
due  to  dam  failure,  the  embankment  was  assumed  to  breach  with  water  flowing  0.50 
feet  over  the  low  point  of  the  top  of  the  dam  for  a  period  of  2  hours.  A  review  of 
the  results  of  this  analysis  indicates  that  the  water  surface  elevation  at  the  damage 
center  is  2.5  feet  higher  for  the  breach  condition  than  for  the  non-breach  condition. 
Water  would  be  in  the  houses  within  the  first  1,500  feet  downstream  of  dam  to  a 
depth  of  0.8  feet  for  the  breach  condition.  The  spillway  is  classified  as  as  "Seriously 
Inadequate,  Unsafe,  Non-Emergency"  since  the  breaching  of  the  dam  significantly 
increases  the  downstream  hazard  potential. 
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SECTION  6 


STRUCTURAL  STABILITY 
6.1  Evaluation  of  Structural  Stability 

a.  Visual  Qbserations.  The  overall  structural  appearance  of  the  dam  at  the 
time  of  the  inspections  was  poor.  The  source  of  the  seepage  (100  gpm)  apparent  for 
about  250  feet  along  the  downstream  toe  of  the  dam  should  be  investigated  to 
evaluate  the  effect  of  the  seepage  on  the  stability  of  the  embankment.  The  bulges 
and  depressions  in  the  downstream  face  of  the  dam  may  be  the  result  of  poor 
construction  control.  No  cracking  in  the  embankment  was  noted.  The  non¬ 
uniformity  of  the  upstream  face  is  due  to  the  placement  of  the  clay  blanket  after 
the  initial  construction  of  the  dam. 

Because  of  the  steep  1:5H:1V  downstream  slope  of  the  embankment  and  the 
saturated  condition  of  the  foundation,  the  stability  of  the  embankment  is  question¬ 
able,  even  through  presently  no  indications  of  movement  or  slope  failure  are 
apparent. 


b.  Design  and  Construction  Data.  Design  and  construction  data  is  unavailable 
for  this  dam. 

c.  Operating  Records.  According  to  the  Owner's  representative,  operating 
records  are  not  maintained  for  this  dam. 

d.  Post  Construction  Changes.  A  spillway  was  constructed  in  1960.  In  1962,  a 
clay  blanket  was  placed  on  the  upstream  face  of  the  embankment  and  a  concrete 
cut-off  wall  was  built  at  the  upstream  end  of  the  spillway  inlet  channel.  Both  of 
these  measures  were  taken  to  reduce  seepage  through  the  embankment. 

e.  Seismic  Stability.  Hemlock  Lake  Dam  is  located  in  Seismic  Zone  1  as 
shown  on  the  Seismic  Zone  Map  of  Contiguous  States.  A  dam  located  in  Seismic 
Zone  1  is  considered  to  be  safe  under  any  expected  Zone  1  earthquake  loading 
conditions-  if  it  is  stable  under  static  loading  conditions.  Since  the  dam  does  not 
appear  to  be  structurally  stable  for  potential  static  loadings,  it  is  doubtful  that  it 
would  be  stable  for  seismic  loadings. 
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SECTION  7 


ASSESSMENT,  RECOMMENDATIONS  AND  REMEDIAL  MEASURES 
7.1  Cam  Assessment 


a.  Evaluation.  Based  on  visual  observations  made  during  the  field  inspections, 
the  dam  and  appurtenances  appear  to  be  in  poor  condition.  A  thorough  visual 
inspection  of  the  embankment,  however,  was  prohibited  by  the  thick  overgrowth. 

The  source  of  the  seepage  (100  gpm)  observed  along  the  toe  of  the  dam  could 
not  be  determined  during  the  inspection.  According  to  the  Owner's  representative,  a 
clay  blanket  was  placed  on  the  upstream  face  of  the  dam  in  1962  to  reduce  seepage. 

The  bulges  observed  on  the  downstream  face  appear  to  be  the  result  of  poor 
construction  control.  Trees  were  observed  on  the  upstream  face  of  the  embankment 
near  the  left  abutment.  No  cracks  or  evidence  of  recent  movement  were  noted  in 
the  embankment. 

The  selected  SDF  for  Hemlock  Lake  Dam  is  the  PMF.  Based  on  a  review  of  the 
hydrologic/hydraulic  analyses,  the  spillway  is  capable  of  passing  about  26  percent  of 
the  PMF  before  the  embankment  would  be  overtopped.  The  spillway  is  classified  as 
"Seriously  Inadequate,  Unsafe,  Non-Emergency"  since  breaching  of  the  dam  seriously 
increases  the  downstream  hazard  potential. 

Because  of  the  location  of  the  spillway  near  the  right  abutment  and  restrictions 
caused  by  the  bridge  over  the  spillway,  it  appears  that  the  spillway  opening  could 
become  blocked  with  debris.  During  heavy  rainfall,  blockages  in  the  spillway  would 
seriously  reduce  the  spillway  capacity. 

b.  Adequacy.  The  information  made  available  by  Pennsylvania  DER,  conver¬ 
sations  with  the  Owner's  representative  and  observations  made  during  the  field 
investigation  provided  adequate  data  for  a  Phase  I  evaluation. 

c.  Urgency.  The  remedial  measures  recommended  in  Section  7.2  should  be 
implemented  immediately. 

d.  Necessity  for  Further  Investigations.  Further  investigation  should  be 
implemented  as  discussed  in  Section  7.2. 

7.2  Recommendations  and  Remedial  Measures 


The  following  recommendations  and  remedial  measures  should  be  initiated 
immediately. 

The  Owner  should  retain  the  services  of  a  licensed  professional  engineer 
experienced  in  the  design  and  construction  of  dams  to  assist  in  complying  with  these 
recommendations  and  remedial  measures. 
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a.  Facilities 


1.  Detailed  hydrologic  and  hydraulic  analyses  should  be  performed  to 
evaluate  the  discharge  capacity  of  the  spillway  and  remedial  measures  should  be 
taken  to  increase  the  spillway  capacity. 

2.  All  depressions  in  the  downstream  embankment  face  should  be  filled 
with  suitable  compacted  material. 

3.  An  investigation  should  be  made  to  assess  the  source  and  extent  of  the 
seepage  observed  at  the  downstream  toe  of  the  dam. 

4.  A  stability  analysis  of  the  embankment  should  be  made. 

3.  The  embankment  should  be  cleared  of  all  trees,  stumps  and  brush  and 
the  resulting  voids  should  be  backfilled  with  suitable  compacted  material.  A  grass 
cover  should  be  established  and  maintained  on  the  slopes  of  the  dam. 

6.  Assess  the  need  for  embankment  protection  on  the  upstream  face  of 

the  dam. 

7.  The  operability  of  the  reservoir  drain  valve  should  be  determined,  and 
if  not  operable,  should  be  made  operational. 

8.  Provisions  should  be  made  for  the  emergency  closure  of  the  upstream 
end  of  the  outlet  pipe. 

9.  The  adequacy  of  the  energy  dissipator  at  the  downstream  end  of  the 
spillway  chute  during  high  discharge  conditions  should  be  evaluated. 

10.  Repair  minor  spalling  of  concrete  on  the  approach  channel  walls  of  the 

spillway. 


b.  Operation  and  Maintenance  Procedures 

1.  A  regular  inspection  and  maintenance  program  should  be  developed 
and  implemented. 

2.  A  system  for  warning  downstream  residents  in  the  event  of  an 
impending  dam  failure  should  be  developed. 
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DISCHARGE  RATINGS  None  available. 

RAIHFALL/RESEnvOIR  HEC0H0S  Rain  fa  11 /reservoir  records  are  not 

maintained  by  the  Owner. 
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Site  Plan 
PHOTOGRAPH 


1.  View  along  the  top  of  the  dam  from  the  right  abutment. 
(12/20/30) 

2.  View  along  the  top  of  the  dam  from  the  left  abutment. 
(12/20/80) 

3.  Lookina  downstream  at  the  snillwav  entrance  channel. 
(12/20/80) 

4.  Looking  downstream  at  the  spillwav  exit  cnannel . 
(12/20/80) 

5.  Typical  view  of  the  downstream  face  of  the  dam. 
(12/20/80) 

Reservoir  drain  outlet.  (12/20/80) 

Seepage  at  the  downstream  toe  of  the  dam.  (12/20/80) 
Close-up  of  the  seepage  at  the  downstream  toe  of  the 
dam.  (12/20/80) 

9.  Downstream  channel  as  seen  from  the  top  of  the  dam. 
(12/20/80) 

10.  Potential  damage  area  about  500  feet  downstream  of 
the  dam.  (12/20/80) 


3.  LOOKING  DOWNSTREAM  AT  THE  SPILLWAY  ENTRANCE  CHANNEL. 
(12/20/00) 


LOOKING  DOWNSTREAM  AT  THE  SPILLWAY  EXIT  CHANNEL. 


10.  POTENTIAL  DAMAGE  AREA  ABOUT  500  FEET  DOWNSTREAM  OF  THE  DAM. 
(12/20/80) 
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HEC-1,  Revised  Flood  Hydrograph  Package. 
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Hydrology  &  Hydraulics  Computations. 

HEC-1,  Dam  Safety  Version,  Computer  Printout.  7  through  10 

HEC-1,  Dam  Safety  Version,  With  Breach,  Computer 
Printout. 
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DRAINAGE  AREA  CHARACTERISTICS:  jcUal .pas-lcirc-Und.$c»n<:  nss  tJeni>a.  I 

<sspva.i&tUj  m.  vi cmc+y  cr%  J&m  m*uJ  I 

ELEVATION  TOP  NORMAL  POOL  {STORAGE  CAPACITY):  ZLzUWk  &o  /L^4) _ 

ELEVATION  TOP  FLOOD  CONTROL  POOL  {STORAGE  CAPACITY):  - - 


ELEVATION  MAXIMUM  DESIGN  POOL:  - - 

ELEVATION  TOP  DAM  ,  LOW  PT.  (STORAGE  flAPAgrryd  ]  1 7  F-j) 
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MAXIMUM  NON-DAMAGING  DISCHARGE:  Mq-V  ICoqu^ 
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HEC-1,  REVISED 
FLOOD  HYDROGRAPH  PACKAGE 


The  original  "Flood  Hydrograph  Package"  (HEC-1) , 
developed  by  the  Hydrologic  Engineering  Center,  Corps  of 
Engineers,  has  been  modified  for  use  under  the  National  Dam 
Inspection  Program.  The  "Flood  Hydrograph  Package  (HEC-1) , 
Dam  Safety  Version",  hereinafter  referred  to  as,  HEC-1,  Rev., 
has  been  modified  to  require  less  detailed  input  and  to 
include  a  dam  breach  analysis.  The  required  input  is  obtained 
from  the  field  inspection  of  a  dam,  any  available  design/eval¬ 
uation  data,  relatively  simple  hydraulic  calculations,  or 
information  from  the  USGS  Quandrangle  maps.  The  input  format 
is  flexible  in  order  to  reflect  any  unique  characteristics  of 
an  individual  dam. 

HEC-1,  Rev.  computes  a  reservoir  inflow  hydrograph 
based  on  individual  watershed  characteristics  such  as:  area, 
percentage  of  impervious  surface  area,  watershed  shape,  and 
hydrograph  characteristics  determined  from  regional  correla¬ 
tion  studies  by  the  Corps  of  Engineers,  Baltimore  District. 
The  inflow  is  routed  through  the  reservoir  using  spillway 
discharge  data  obtained  from  the  field  inspection  or  design 
data.  Flood  storage  capacity  is  determined  from  USGS  maps  or 
design  information  and  verified  by  the  field  inspection.  In 
the  event  a  spillway  cannot  discharge  0.5  PMF  without 
overtopping  and  failure  of  the  dam,  downstream  channel 
characteristics  obtained  from  the  field  inspection  and  USGS 
maps  are  inputed  and  flows  are  routed  downstream  to  the  damage 
center  and  a  dam  breach  analysis  is  performed-^ 

> 

Included  in  this  Appendix  are  the  HEC-1,  Rev. 
pertinent  input  values  and  a  summary  priht-out. 
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ROUTED  TO  OUTFLO  .48  1  2540 

<  1.24)  <  71.93 
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